DECLARATORY 

Res-  No-  108  vi  96? 

For  the  Opening  of  a fifty- two  and 
eleven  hundredths  (£2.11)  foot  wide 
street  from  the  west  property  line  of 
Oakridge  Road  to  the  east  property  line 
of  Northway  Avenue,  to  be  known  as 
GROVE  STREET. 

I 

Resolution  Adopted: 

August  28,  1962 
Confirmed:  Sept-  ~ 1962 

— 

Bids  Received: 


Contract  Awarded : 


Contract  and  Bond: 


Contractor: 


Reported  Completed: 


Assessment  Roll  Confirmed : 

Nov.  29,  1962 


B.O.  160- > A 


DECLARATORY  RESOLUTION  NO.  108>1962 


i^or  the  Opening  of  a fifty— two  and  eleven  hundredths 
(52.11)  foot  wide  street  from  the  west  property  line 
of  Oakridge  Road  to  the  east  property  line  of  Northway 
Avenue,  to  be  known  as  GROVE  Street. 


PLANS  ORDERED: 

ADOPTED:  August  28,  1962 

ADVERTISE  NOTICE  TO  PROPERTY  OWNERS:  Aug.  31  & Sept.  7,  1962 

HEARING  ON  CONFIRMATION:  Thurs.,  Sept.  20,  1962,  3*30  p.  m. 

CONFIRMED:  Sept.  20,  1962 

ASSESSMENT  ROLL  ORDERED:  Sept.  20,  1962 

ASSESSMENT  ROLL  APPROVED:  Oct.  31,  1962 

HEARING  ON  CONFIRMATION 

OF  ASSESSMENT  ROLL:  Thurs.,  Nov.  29,  1962,  3:30  p.  ra. 

NOTICE  SERVED:  Nov.  l$t  1962 


ASSESSMENT  ROLL  CONFIRMED: 


Nov.  25,  1962 


_ DECLARATORY  RESOLUTION  No.  10  8 3 1962 

For  the  Vii>>iiii  Opening  — — "j-  * — cf  a fifty- two 

3fld  elgY9.Q  hundredths  (52.11)  foot  wide  street  from  the  wftfit  prnn^t.y  nr,e  of 
Oakridge  Road  to  the  east  property  line  of  Northway  A venae,  to  bn  knnur  as  Grove 
Street. 


Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana,  that  it  is  desired  and  deemed 
necessary  to ..  °Pen  a fifty-tvo  and  eleven  hundredths  (52.11)  foot  -unrip,  street,  from 
tfre  VQSt-PXQPerty  line  of  Oakridge  Rond  to  the  east  property . 1 j ns  nf  Mr.rthvay 
Avenue t to  be  known  as  Grove  Street,  more  particularly  described  as  follows: 


(See  Attached  .Sheet! 


All  as  shown  by  a plan  of  such  proposed  Wiiitiia  Opening  ^^»wwU«iM»atiaw  fn»  utility 

pwpotaa  as  above  described,  now  on  file  in  the  Office  of  the  Department  of  Public  Works  of  the  City  of 
Fort  Wayne,  Indiana 


The  cost  of  said  Opening  — mi  Fight  rf  shall  he  as- 

sessed against  the  property  beneficially  affected  thereby. 


The  property  which  may  be  injuriously  or  beneficially  affected  by  such  Opening  - ^ 1~— t 

■nation  ofcaiflhtiftf  nrnjT  fan  iiitiliftii puipnaar  is  described  as  follows:  Blocks  2 and  6,  Centlivre 

Park  Addition^.  Plat  2. Said  addition  1 s_. Indus ivn  to  firm  City  r>f  Fr,r-;-  Wayne, 

Indiana , 


All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General  Assembly  of  the  State  of 
Indiana,  entitled  “An  Act  Concerning  Municipal  Corporations”,  as  approved  March  6,  1905  and  the  provi- 
sions of  all  acts  amendatory  thereto  and  supplemental  thereof,  including  the  right  to  bond  asse^  ments  as 
in  said  law  ordered. 


Assessments  if  deferred  are  to  be  paid  in  ten  equal  installments  with  interest  at  the  rate  of  five  (5)% 
per  annum.  Under  no  circumstances  shall  the  City  of  Fort  Wayne,  Indiana  be  or  be  held  responsible  for 
any  sum  or  sums  due  from  the  said  property  owner  or  owners,  or  for  the  payment  of  any  bond  or  bonds, 
except  for  such  moneys  as  shall  have  been  actually  received  by  the  City  from  the  assessments  for  such 
property  damages  as  said  City  is  by  said  above  entitled  act  required  to  pay.  All  proceedings  had  in  the  making 
of  said  improvement,  assessment  of  property,  collection  of  assessments  and  issuance  of  bonds  therefor, 
shall  be  as  provided  for  in  said  above  entitled  act  and  all  amendments  thereto  and  supplements  thereof 


)Ove  described 

City  of  Fort  Wayne,  Indiana,  anc 

is,  electric  pole  lines 


shall  be  subject  to  an  easement  far 

ruction  and  maintenance 


sewers. 


and  conduits,  telephone  and  telegraph 


All  Streets,  lots  and  lands  affected  by  the  above  described  opening  are  sltnnteri  _in_  Iha. 
Northeast  Quarter  of  Section  Thirty-five,  Township  31  North,  Ranga  l; 
and,  liejwholly  wlthlfl  the  Corporate  limits  of  the/ City  of  FnrL  .Wayne,  Indiana* 


ADOPTED  THIS 
Attest: 


DAY  OF 


Secretary  Board  of  Public  Works. 


Board  of  Public  Works. 


Beginning  at  the  southeast  corner  of  Block  No.  2,  Centlivre 
Park  Addition,  Plat  2 to  the  City  of  Fort  Wayne;  thence  in  a south- 
westerly directions  distance  of  276.35  feet, to  a point  on  the  west 
line  of  Block  No.  6,  Centlivre  Park  Addition,  Plat  2,  said  point 
being  located  77  feet  south  of  the  northwest  corner  of  said  Block 
No.  6;  thence  south  along  the  west  line  of  said  Block  No.  6,  a 
distance  of  60  feet;  thence  in  a northeasterly  direction, a distance 
of  276.35  feet, to  the  northeast  corner  of  said  Block  No.  6;  thence 
north  60  feet  to  the  point  of  beginning. 


B.O.  160- *62 


To City  Engineer 

Subject  Dec.  Res.  No.  1083  Grove  St, 


Prepafe  Assessment  Roll  of  Benefits  $1.00  and  Damages  $1.00. 


Paul  F.  Roembke 
C.  L.  Sidle 
Berkeley  Ward 
BOARD  OF  PUBLIC  WORKS 

ic 

attach  Res.  & P.  0.  List 
cc:  Mayor  Burns 

NOTED 
O P.  F.  R 
O 

□ &M. 


Signed 


Date. 


Reply: 


October  26,  1962 


Assessment  Roll  of  Benefits  and  Damages  completed  and  attached. 


Signed 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


NOTICE  OF  IMPROVEMENT 


OFFICE  BOARD  OF  PUBLIC  WORKS 

Fort  Wayne,  Indiana, .1.9... 


1083 


To. 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 
Declara-tory 

pass  Improveraent/^esolution  No ^.9^ : ?.?.?: ?.$*?, 

providing  for  the  Opening  of  a fifty-two  (52.11)  and  eleven  hundredths  foot  wide  street 
from  the  west  property  line  of  Gakridge  Road  to  the  east  property  line  of  Northway 
Avenue,  to  be  known  as  Grove  Street. 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 
tailed plans,  profile  and  specifications  which  are  now  on  file  and  may  he  seen  in  the  office  of  the  Board 
of  Public  Works. 

The  Board  has  fixed .• . . ..5.^?.?....?*?. 

a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 

You  are  herebjT  notified  that 


Block 


Centlivre  Park  Add.  Plat  2 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Laws  passed  by  the  Gen- 
eral Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 


BOARD  OF  PUBLIC  WORKS 


“D, 


E-CU  A12  ATCre  V 


1083  

No. Of-  A Rftv-  A-^pEi-gN/eio  l-lo^n^Trm^f.q?  iAf^- 


KS l 'T^OFF.'gTV  t-LlAE.-CW  Q^IBP.lPfoF 'TvDft.Ti  IoThf  OA.<.T'T*rzppF-g--rv,  I iklF  (Q=  QOimu . \ A.V  Auf. 


Jfc  - - - --  ------  1 qJISe K^xxjjiA  As.  (Aen>jE  St'eeet- 

OWNER’S  NAME 

ADDRESS 

R.  P.  0 

number  OF 

LOT 

BLOCK 

0.  L. 

DESCRIPTION 

1 

2 

3 

4 

C-E.tOTl_W12E-  . Ke&LT^  doTZ.l> . 

C/o 

£. 

CejJt1_I^EE  8b tj  /^DD,  2. 

5 

6 

7 

8 

• 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

• 

25 

26 

27 

28 

29 

30 

31 

32 

33 

34 

35 

36 

37 

39 

40 

41 

42 

43 

44 

45 

46 

47 

49 

50 

52 

53 

54 

55 

56 

57 

58 

59 

60 
61 

« 

63 

NOTICES  MAILED  OR  SETtVEfi- 

* / . > ''  ~ 

V"  ' / 

65 

- 

TOTAL 

1083 


O £*>3 


